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PKOCEEDINO^ 


MORGANTON,  August  30tu,  18GG. 

Tlie  Eleventh  Annual  Meeting  ol'  the  Stockholders  of  the  Western  Xorth 
Carolina  Eail  Road  was  held  at  Morganton  on  the  30th  August,  1860. 

On  motion  of  R.  C.  Pearson,  Esq.,  X.  W.  Woodfin,  Esq.,  of  Buncombe, 
was  called  to  the  Chair  ;  and  on  motion  of  Dr.  J.  F.  Foard,  P.  B.  Cham- 
bers and  C.  A.  Carlton  were  appointed  Secretaries.  i 

The  State Proxj',  0.  G.  Foard,  Esq.,  of  Rowan,  presented  his  commission 
from  His  Excellency,  Governor  Worth. 

The  Chairman  of  the  Committee  on  proxies  reported  that  there  were  11,- 
169  shares  represented  in  person  and  by  proxy,  which  was  a  majority  of 
the  Stock  of  the  Company. 

The  Chairman  announced  the  meeting  organized  and  ready  for  business. 

Tod  R.  Caldwell,  the  President,  askecl  to  submit  the  Report  of  the  Pres- 
ident, Superintendent,  and  Secretary  and  Treasurer,  which  were  received 
without  reading. 

The  Chairman  of  the  Inspection  Committee  presented  their  Report, 
which  was  read  and  on  motion  of  T.  R.  Caldwell  was  ordered  to  be  printed 
with  proceedings  o^this  meeting. 

Dr.  Johi^  F.  Foard,  of  Xewbern,  offered  the  tbllowing  resolutions: 

Hcsolved,  That  we  the  Stockholders  of  the  Western  North  Carolina  Rail 
Road  Company  are  of  the  opinion  that  it  is  to  the  interest  of  this  Company, 
as  well  as  the  country  at  large,  to  complete  the  said  Road  to  the  Tennessee 
line  at  as  early  a  day  as  possible,  and  that  we  request  the  President  and 
Directors  to  open  books  of  subscription  to  the  capital  Stock  at  such  points 
along  the  line  as  they  may  deem  necessary. 

Resolved,  That  the  President  of  the  Company  and  two  others,  to  be  ap- 
pointed by  the  Chairman  of  this  meeting,  a  Committee  to  visit  other  States 
to  solicit  subscriptions  to  the  Capital  Stock  of  this  Corporation. 

Iii:solvcd,  That  we  believe  it  to  be  the  interest  of  this  and  other  Rail 
Road  Companies  of  the  State  to  have  one  or  more  line  of  Steamers  estab- 
lished from  the  ports  of  Xorth  Carolina,  direct  to  Europe,  and  that  the 
Chairman  of  this  meeting  be  requested  to  appoint  a  Committee  to  bring 
the  subject  before  our  Legitjlature. 

Mr.  Andrew  Shufbrd  offered  the  following  as  an  additional  resojution  : 

Hesolccd,  farther.  That  the  Board  of  Directors  shall  jirocuro  a  re  survey 
of  the  contemplated  line  fully  marked  and  located — and  make  estimates  of 
the  cost  thereof,  and  that  steps  be  taken  to  procure  ihc  right  of  wny  there- 
on at  an  carlv  da  v.  -'iU'i 


After  some  rcfnarka  by  both  of  tliese  ;;'cntlemeii,  in  support  of  the  reso- 
lutions, the}'  were  passed. 

11.  (.'.  Pearson,  Esq.,  niovei!  that,  tJic  Chainnan  be  one  of  the  Committee 
to  solicit  aid  from  abroad  which  was  carried,  and  the  Chair  announced 
(jOv.  A'ance  as  the  other  member  of  said  Coi^imiitee.  lie  then  appointed 
Col.  W.  ri.  Thomas,  Andrew  Slmfonl  and  Dv.  J.  F.  Foard  to  meniorializ« 
tlie  Legislature. 

Samuel  McD.  Tate  offered  the  following  resolutions  : 

RcRolced,  That  the  offices  of  President  and  Superintendent  be  merged 
{or  the  ensuing  year  at  a  salary  of  two  thousand  (§2,000)  dollars. 

Ilcsvlvcd,  That  the  salary  of  tlie  Treasurer  be  reduced,  to  one  thousand 
($1,000)  dollars,  and  that  the  new  administration  should  endeavor  to  re- 
trench in  every  possible  way  to  bring  the  expenses  within  the  rocfipis. — 
(These  reductions  will  save  to  the  Company  $8,500  to  begin  with.) 

And  the  additional  resolution  by  Col.  Crockford  : 

Hesolvcd,  That  tlie  Directors  appoint  a  Chief  Engineer  wlioso  pay  shall 
commence  when  the  work  ^Vest  of  Morgan  ton  is  begun. 

Much  discussion  was  had,  participated  in  by  T.  R.  Caldwell,  Dr.  John 
Foard  and  others,  when  the  resolutions  vrerc  finally  passed. 

Thos.  G.  Walton  moved  that  the  meeting  now  proceed  to  the  election  of 
four  Directors  on  the  part  of  individual  Stockholders,  which  was  agreed  to 
and  the  following  names  were  put  in  nomination  : — By  Mr.  McCorkle,  Jo- 
nas Cline  of  Catawba;  by  Col.  Crockford,  Z.  Pj.  Vance  of  Mceklonburg; 
by  Capt.  Allison,  Hugh  Reynolds  of  Iredell;  by  A.  M.  Erwin,  Jn.  W. 
Woodfin  of  Lnncombe  ;  by  R.  C.  Pearson,  Wm.  F.  McKesson, of  lUu'ke  ; 
by  Wm.  F.  McKesson,  Dr.  Jno.  C.  McDowell  of  Burke  ;  by  E.  H.  Davis, 
Dr.  J.  F.  Foard  of  Craven  ;  by  S.  II.  Wiley,  R.  A.  Caldwell  of  Rowan. 

The  Chairman  appointed  Thos  G.  Walton  and  R.  F.  Simon  ton  tellers, 
who  reported  whole  "number  of  votes  cast  11,1G0 — necessary  to  a  choice 
5,585.  Zebulon  B.  Vance  received  10,209;  X.  W.  AVoodfin  9,055;  J.  C. 
McDowell  8,944  ;  W.  F.  McKesson  6,980  ;  J.  F.  Foard  3,924  ;  II.  Rey- 
nolds 2,219  ;  Richard  A.  Caldwell  2,073  :  Jonas  Cline  1,109  ;  C.  L.  S.  Cor- 
pening  25  ;  R.'L.  Patterson  25  :  John  'H.  Murphy  25;  Thos.  G.  Walton 
25  ;  I.  J.  Erwin  5  ;  John  Malone  2. 

At  this  juncture,  Mr.  Murdock  of  Rowan,  raised  the  objection  that  Mr. 
McKesson  was  ineligible  and  objected  to  his  election.  This  elicited  muck 
discussion  which  was  finally  terminated  by  Mr.  McKesson  resigning.  The 
Chair  held  that  Messrs.  A^ance,  Woodlln  and  McDowell  were  elected  and 
that  there  existed  a  vacancy  of  one. 

On  motion,  the  meeting  went  into  the  election  of  a  Director  to  fill  this 
vacancy.  Mr.  McCorkle  nominated  Mr.  Cline,  Oind  Mr.  McKetiSon  nomi- 
nated IMr.  Revn?!ds. 


Tim  Cliair  appointcvl  tlie  same  'J'ellerK,  wlio  reported  wliolc  number  of 
votes  cast  12,193:  necesaary  tea  choice  0,097.  Mr.  Reynolds  received 
8,789;  11.  A.  Caldwell  2,054;  J.  Cline  1,048  ;  J.  F.  Foard  2G7  ;  R.L.  Pat- 
terson 25. 

(">n  motion  ot  A.  M.  Erwin,  Esq.,  that  0.  A.  Carlton,  K,  M.  Allison  and 
P.  B.  Chambers  be  Finai.ce  Committee  for  tlie  ensuing  year,  carried  ;  and 
upon  motion  of  A.  H.  Shuford,  Esq.,  was  reconsidered,  when  the  above 
named  C.  A.  Carlton,  P.  B.  Clianibers,  R.  M.  Allison,  Dr.  J.  F.  Foard  and 
E.  Hayne  Davis,  were  put  in  nomination. 

The  State  Proxy  proposed  to  vote  the  shares  owned  by  the  State,  which 
was  objected  to.  The  Chair  decided  tliat  the  State  could  only  vot«  one- 
third  of  the  whole  number  voted  by  individual  Stockholders,  from  which 
decision  T.  R.  Caldwell,  Esq.,  of  Burke,  appealed  to  the  Stockholders. 

The  Chair  appointed  W.  C.  Erwin  and  S.  McD.  Tate,  Tellers,  who  re- 
ported that  there  were  cast  to  sustain  the  Chair  0,003  votes.  Opposed  2,833. 

The  Tellers  appointed  to  hold  the  election  for  Finance  Committee  re- 
ported the  following  :  C.  A.  Carlton  received  10,799;  P.  B.  Chambers  8,563; 
E.  M.  Allison  8,195  ;  Dr.  J.  F.  Foard  2,549 ;  E.  Hayne  Davis  2,321 ;  Jonas 
Cline  17 ;  M.  L.  McCorkle  17.  The  Chair  declared  that  the  following 
were  duly  elected,  viz:  C.  A.  Carlton,  P.  B.  Chambers,  R.  M.  Allison. 

On  motion,  an  election  was  ordered  for  Inspecting  Committee,  which  was 
had,  and  the  following  is  the  result :  John  Malone  received  8,198  ;  W.  C. 
Erwin  8,198  ;  A.  C.  Avery  8,198  ;  Wm.  Murdock  6,275  ;  John  F.  Foard 
6,542;  S.  H.  Wiley  6,026;  C.  L.  Summers  516  ;  —  Brown  267;  Thos.  G. 
Walton  30 ;  P.  B.  Chambers  80  ;  Matthew  Brandon  9. 

In  this  election  the  State  also  participated. 

D.  A.  Davis  and  A.  J.  Mock  of  Salisbury,  were  appointed  a  Committee 
to  verify  proxies  at  the  next  Annual  Meeting. 

Col.  W.  H.  Thomas,  of  Jackson,  offered  the  following  resolution,  which 

was  passed : 

Resolved,  That  the  President  be  authorized  to  appoint  an  Agent  to  confer 
with  the  different  Rail  lioad  Companies,  with  a  view  of  effecting  a  consol- 
idation of  this  with  other  Companies,  to  reach  Morehead  City,  Wilmington 
or  Norfolk. 

On  motion  of  R.  C.  Pearson,  Esq.,  of  Burke,  that  the  thanks  of  this 
Meeting  be  tendered  to  the  Chairman  and  Secretaries  for  the  able  and  im- 
partial manner  they  discharged  tlveir  duties. 

On  motion,  thi.s  Meeting  adjourned. 

N.  W.  WOODFIN,  CaAiRii.v.v. 


P.  B.  Ch 
C.  A.  CakI; 


yH.^MBF,RS,      | 

Jaki-to.n,     j 


Secretaries. 


PRESIDENT'S  REPORT. 


MORGANTON,  N.  C,  August  20th,  1866. 
To  the  Stochliolders  of  the  Western  K  C.  R.  B.  Company  : 

Gentlejien: — Another  twelvemonth  having  elapsed  since  youi-  last 
assemblage  in  Annual  Meeting,  it  becomes  my  duty  now  to  inform  you  of 
the  affairs  of  your  Company  over  which  I  have  had  the  honor  to  preside 
during  tlie  year  just  passed.  In  pursuance  of  this  duty  I  submit  for  your 
consideration  the  following  report. 

At  the  commencement  of  the  fiscal  year  there  was  a  balance  in  the  Treas- 
ury of  §49,710  62  and  a  balance  due  from  Agents  of  *-2,5G5  79,  making  a 
total  of  §52,276  41.  The  receipts  of  the  Company  from  the  1st  of  July, 
1865,  to  the  1st  of  July,  1866,  amount  to  the  sum  of  $66,261  66  of  which 
§34,749  45  was  realized  in  cash  from  freights  and  passengers  ;  §723  46  due 
the  Company  from  sundry  persons  for  lumber  and  other  articles,  and  the 
residue  S80,788  75  raised  by  loan.  The  amount  on  hand  at  the  beginning 
of  the  fiscal  year  and  the  receipts  during  the  year  make  the  aggregate  sum 
of  1118,538  07.  The  expenditures  including  what  is  still  due  from  Agents, 
amount  during  the  same  period  to  $87,316  03  leaving  a  balance  on  hand 
of  $31,222  04  consisting  of  the  following  items,  to-wit:  Balance  due  from 
Construction  Department  $29,508  70;  Bills  receivable  $1,528  17;  Cash 
$185  17  ;  Total,  $31,222  04.  During  the  past  year  there  has  been  collect- 
ed on  account  of  Construction  the  sutii  of  $14,000  00  and  paid  out  on  same 
account  a  like  amount  leaving  the  balance  between  the  Construction  and 
Transportation  Departments  precisely  as  it  stood  at  the  beginning  of  the 
year,  to-wit:  An  indebtedness  of  the  Construction  Department  to  the 
Transportation  Department  of  $29,508  70.  For  particulars  and  details  I 
most  respectfully  refer  you  to  the  Report  of  your  worthy  Treasurer, 

Durino-  the  last  fiscal  year  the  Company  has  contracted  debts  to  the 
amount  of  $63,475  61  or  thereabouts— this  includes  $19,055  20  a  balance 
due  the  Southern  Express  Company  for  money  borrowed  of  it  in  December 
last,  also  balance  of  a  debt  due  the  United  States  Government  of  $12,673 
16  for  material  purchased  at  the  Government  sales  in  Alexandria  and  New 
Berne,  and  $15,000  00  due  Messrs.  R.  F.  Simonton  and  Samuel  McD.  Tate 
for  money  borrowed  from  thenn,  of  which  $5,000  is  payable  in  specie.  The 
residue  $16,747  25  is  for  wood,  cross-ties,  supplies,  salaries,  pay-rolls,  &c. 

From  May,  1885,  immediately  after  the  cessation  of  hostilities,  to  the 
let  of  July,  1865,  the  Company  contracted,  at  home,  debts  to  the  amount 
of  $786  00  and  debts  at  the  North  amounting  to  $2,570  40,  making  aa 
aggregate  of  $3,356  40;  ihis  indebtedness  together  with  the  interest  accu- 
mulated thereon  is  solvable  ia  Uuxted  States  currency. 
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From  the  best  information  in  my  possession,  obtnined  from  the  Treas- 
urer's office  and  from  other  sources,  the  amount  of  tlie  Company's  indebt- 
edness, to  parties  living  at  the  North,  before  the  war  §20,161  71 ;  this  to- 
gether with  the  accrued  interest  may  be  discharged  in  United  Slates  cur- 
rency. 

During  the  war  the  Company  contracted  debts  in  the  revolted  States  to 
the  amount  of  $29,297  90,  which  is  still  unpaid  and  liable  to  be  reduced 
according  to  the  scale  regulating  the  value  of  Confederate  currency  at  the 
time  the  debts  were  contracted,  and  as  the  larger  portion  was  contracted  a 
very  short  time  before  the  conclusion  of  the  war,  when  Confederate  money 
was  at  a  very  low  ebb,  it  will  require  but  a  small  amount  of  good  money 
to  settle  this  item. 

It  will  thus  appear  that  the  entire  indebtedness  of  the  Company  is  from 
$85,000  to  $87,000  in  good  money  and  $29,297  90  referred  to  in  the  pre- 
ceding paragraph. 

I  omitted  to  state  in  the  proper  place  that  the  United  States  Government 
is  indebted  to  your  Company  for  transporting  the  Mails  Irom  Salisbury  to 
Morganton  since  the  termination  of  hostilities  and  that  we  are  entitled  to 
a  credit  for  the  same  on  the  debt  we  owe  the  Government. 

About  the  22d  of  June  last,  the  Governor  of  the  State  as  President,  ex- 
officio,  of  the  Beard  of  Internal  Improvements  was  authoritatively  notified 
by  certificate,  under  the  seal  of  the  Company,  signed  by  the  Treasurer  and 
countersigned  by  the  President  that  private  Stockholders  had  paid  into  the 
Treasury  the  sum  of  twenty-five  thousand  (§25,000)  dollars;  in  considera- 
tion whereof  and  in  compliance  with  the  requisitions  of  the  Charter  of  the 
Company  the  State  became  liable  to  pay  into  the  Treasury  of  the  Company 
the  sum  of  fifty  thousand  ($50,000)  dollars.  I  had  iioped  that  within  a 
few  weeks  at  fartiiest,  bonds  would  he  issued  and  put  into  market  to  pay 
this  debt,  sn  that  the  Company  might  realize  the  money  and  resume  the 
building  of  the  road.  I  i)ave  been  disappointed  in  my  hopes  and  expecta- 
tions. The  bonds  were  not  put  into  market  until  the  1st  of  the'  present 
month  and  although  the  bid,  which  as  President  of  the  Company  I  offered 
for  the  whole  amount  of  the  bonds  to  be  issued,  was  accepted,  yet  up  to  the 
present  time  no  bonds  have  been  delivered  to  me  or  to  the  Treasurer  owing 
to  the  fact  as  lam  informed  by  letter  from  the  Public  Treasurer  of  the 
S'.ate  bearing  date  the  16th  instant  that  the  Engraver  Jiad  not  completed 
them.  This  delay  from  the  22d  of  June  to  the  present  time  in  preparing 
80  small  a  number  of  bonds  is  incomprehensible  to  me  and  I  very  much 
fear  will  retard  tlie  construction  of  the  road.  If  tlie  Company  could  have 
gotten  possession  of  the  bonds  in  apt  time,  money  could  have  been  realized 
on  them  to  putchase  a  sufficient  quantity  of  iron  for  laying  the  track  from 
the  present  terminus  to  Morgauton ;  a  coneiderable  portion  of  which  wUi 
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be  leady  in  a  few  weeks,  as  I  am  informed,  to  receive  the  iron  ;  and  also 
enough  to  pay  the  Contractor  the  balance  of  what  will  be  due  him  for  con- 
struction and  probably  a  surplus  to  apply  to  the  payment  of  our  debts. — 
As  President  1  have,  aa  I  conceive,  u?ed  due  diligence  to  accomplish  this 
desirable  result,  but  have  failed  from  circumstances  which  I  had  no  power 
to  control.  I  trust  however  tliat  all  difficulties  will  soon  be  removed  and 
that  if  the  bonds  cannot  be  realized  prior  to  tlie  oOth  instant  the  period 
when  the  ternj  of  the  present  Board  of  Directors  expires,  that  they  will  in 
a  very  short  tnne  ihereafier  be  put  into  the  hands  of  our  successors  and 
that  the  progress  of  the  work  may  not  be  unreasonably  delayed  for  want 
of  funds  due  from  the  State  and  which  should  have  been  forthcoming  be- 
fore the  present  time. 

I  have  thus,  gentlemen,  endeavored  to  give  you  a  succinct  account  of  the 
financial  condition  of  your  Company;  it  may  not  be  entirely  accurate  but 
it  approximates  accuracy  as  nearly  as  possible  from  data  accessible  to  me, 
and  under  all  the  adverse  circumstances  with  which  we  liave  had  to  con- 
tend 1  feel  warranted  in  congratulating  you  that  we  are  able  to  make  so 
satisfactory  a  showing.  You  need  not  to  be  reminded  of  the  condition  of 
our  Company  at  the  commencement  of  the  fiscal  year  which  has  just  ended. 
Our  shops  burnt;  our  depots  destroyed;  our  engines  disabled  and  almost 
totally  ruined ;  our  road  bed  in  a  most  dilapidated  condition  ;  our  passen- 
ger, freight  and  box  cars  demolished  ;  provisions  scarce  and  commanding 
high  prices;  no  cash  on  hand  and  laborers  demanding  ready  pay  so  as  to 
enable  them  to  live  and  provide  for  their  needy  families — all  of  these  ad- 
verse circumstances  combining  lo  make  the  best  and  most  enthusiastic 
friends  of  the  road  give  up  in  despair — scarcely  any  one  believing  that 
operations  could  be  continued  throughout  the  year  while  many  were  pre- 
dicting that  we  would  be  compelled  to  stop  when  the  Winter  sat  in.  In 
debt  at  the  North  and  at  the  South  and.  for  the  time  being,  unable  to  pay 
any  part  of  the  indebtedness,  I  went  to  New  York  for  the  purpose  of  bor- 
rowing money  to  repair  our  losses  and  to  keep  the  road  in  running  order. 
At  that  time,  capiialists,  who  did  not  fully  know  our  resources,  were  made 
over-cautious  by  the  heavy  damages  we  had  sustained  and  the  crippled 
condition  we  were  then  in  and  manifested  no  disposition  to  lend  their  money 
to  parties  who  might  not  be  able,  promptly,  to  meet  their  engagements  and 
make  paymen^p  at  the  time  agreed  upon.  Hence  I  failed  to  get  accommo- 
dation from  brokers  and  those  whose  peculiar  business  it  is  to  lend  monej% 
One  hundred  thout<and  dollars  was  the  amount  I  sought  to  borrow.  After 
remaining  in  the  City  of  New  York  some  six  or  eight  days  and  strivmg 
diligently  to  accomplish  the  oliject  in  view  being,  seconded  in  my  efforts 
by  your  Treasurer,  K.  F.  Simonton,  Esq.,  who  accompanied  me  at  the  sug- 
geetion  of  the  Board  of  Directors,  I  had  almost  despaired  of  any  euecesa 
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when  it  waa  intimaicd  to  me  by  a  friend  tiiat  I  might  possibly  be  accom- 
modated to  some  extent  if  I  would  make  application  to  tlie  Southern  Ex- 
press Company.  Immediately  I  made  our  wants  known  to  that  Company 
and  after  nepiotiatine  several  days  willi  them  succeeded  in  borrowing  twen- 
tj'  thou,*and  {S20,0()0)  dollars  on  terms  much  more  advantaceous  than  I 
liad  anticipated.  The  money  was  olitained  for  an  indefinite  time  at  six 
per  cent,  interest,  and  I  ntipnlated  to  let  the  Company  have  transportation 
over  our  road  for  iheir  iness^nffer.s  and  all  jjoods,  wares,  commodoties  and 
merchandise  committed  to  their  care  at  specified  rates,  and  further  agreed 
with  them  that  we  would  accord  to  no  other  Express  Company  the  privi- 
lege of  doin>r  business  on  the  road  on  any  better  or  more  favorable  terms 
than  we  had  accorded  to  tliem.  It  was  further  ajrreed  that  at  the  end  of 
every  month  the  Express  Company  should  make  setilement  with  our  Com- 
pany and  give  us  credit  on  our  bond  or  note  for  the  atnnunt  which  might 
be  due  us  for  trans^portation — in  tliis  way  we  are  enabled,  gradually,  to  pay 
our  indebtedness  and  hope,  as  their  business  increases  in  Western  Norlli 
Carolina,  as  I  feel  confident  it  will  increase,  that  at  no  very  distant  day  we 
will  be  able  to  pay  the  entire  debt. 

Having  failed  to  borrow  as  much  money  as  was  necessary  for  the  pur- 
poses of  our  Company,  I  visited  Washington  City  and  n)ade  application  to 
the  Government  authorities  to  be  permitted  to  purchase  material  and  sup- 
plies at  the  Government  sales,  which  were  soon  to  take  place  at  .\lexandria 
and  New  Berne;  permission  to  do  so  was  granted  and  we  were  allowed  to 
purchase  by  stipulating  to  pay  the  amount  of  our  purchases  in  twenty-four 
equal  monthly  installments,  we  being  entitled  at  each  payment  to  a  credit 
lor  the  amount  of  any  transportation  done  for  the  United  States  Govern- 
ment. The  amount  of  our  purchases  made  at  Alexandria  and  New  Berne 
was  fourteen  thousand  two  hundred  and  sixty  nine  (§14,269  82)  dollars, 
eighty-two  cents.  As  before  remarked  this  will  be  materially  reduced  by 
what  is  due  and  owing  us  by  the  Government  for  the  transportation  of 
Mails  and  Government  freight. 

Being  desirous  of  reducing  our  debts  abroad  and  to  prosecute  the  road  to 
completion  as  far  as  Morganton,  if  no  farther,  I  deem  it  advisable  to  borrow 
more  money,  and  being  well  aware  by  former  experience,  of  the  difficulties 
to  be  encountered  withoutan  endorser  of  undoubted  credit,  I  madean  effort 
at  the  session  of  the  last  General  Assembly  to  procure  the  passage  of  a  law 
authorizing  the  President  of  the  road  to  borrow  fifty  thousand  dollars  on 
the  faith  and  credit  of  the  State,  for  such  time  and  on  such  terms  as  he 
might  deem  most  advantageous  to  the  interests  of  the  Company.  With 
commendable  liberality  the  Legislature  acceded  to  my  wishes  and  passed  a 
bill,  prepared  by  myself,  to  secure  the  purpose  contemplated,  but  it  after- 
vards  failed  to  become  a  law  through  the  careleesneefl  or  negligence  of  the 


Clerk  of  the  House  of  Commons  or  some  of  his  subordinates,  who  failed  to 
prepcnt  (he  bill  to  the  proper  olficcris  for  enrollment  and  ratification  after  it 
had  passed  its  final  reading  in  tlie  House  of  Commons.  Tliere  would  have 
been  little  or  no  difficulty  in  raising  what  money  vve  needed  on  favorable 
terms  under  this  law  ;  liut  as  it  failed  to  become  a  law,  so  I  failed  to  nego- 
tiate a  loan  at  the  North,  where  I  went  a  second  time,  for  as  much  money 
as  we  needed,  or  in  fact  to  borrow  any  amount  on  terms  I  was  willing  to 
accede  to.  I  iVul  however  subsequently  borrow  fifteen  thousand  (§15,000) 
dollars  at  home  from  Messrs.  Simonton  &  Tate,  and  with  this  money  liave 
paid  some  of  our  most  pressing  debts  and  have  expended  a  portion  of  it  in 
the  construction  of  the  road  from  its  present  terminus  to  Morganton. 

The  road  has  been  put  under  contract  from  its  present  terminus,  two  and 
ahalf  niiles  East  of  Morganton  to  Morganton,  .John  A.  Hunt,  Esq.,  being 
the  Contractor  at  the  estimates  mac^e  by  your  Chief  Engineer;  the  work  to 
be  finished  by  the  2.5th  day  of  December  ensuing  the  Company  furnishing 
the  iron.  I  am  pleased  to  say  that  Mr.  Hunt  is  prosecuting  the  work  with 
commendable  energy  and  despatch  and  I  doubt  not  will  comply  with  his 
part  of  the  contract  in  proper  manner  and  apt  time  if  the  Company  does 
not  fail  to  furnish  iron  when  it  is  needed. 

The  road  West  of  Morganton  is  in  the  same  condition  it  was  in  at  your 
last  annnal  convocation,  no  work  having  been  done  on  it  since  the  stoppage 
during  the  war. 

With  regard  to  the  present  condition  of  the  road-bed,  fixtures,  rolling 
stock,  &c.,  &c.,  I  am  happy  to  say  that  they  are  in  much  better  plight  than 
any  one  could  have  anticipated  or  reasonably  hoped  for.  We  now  have 
four  engines  in  prime  order,  nearly  as  good  as  when  they  were  new,  and 
another  in  our  shops  undergoing  repairs  which  are  about  half  finished. — 
We  have  three  passenger  coaches — two  new  ones  and  one  old  one,  all  in 
excellent  condition.  One  of  these  has  just  been  built  in  our  own  shops 
and  finished  in  a  manner  and  style  that  would  do  credit  to  workmen  ia 
any  section  of  the  country  and  at  a  cost  much  less  than  we  recently  had 
to  pay  for  a  similar  but  not  as  good  a  coach  made  in  Wilmington,  Dela- 
ware. We  also  have  two  mail,  twelve  flai  and  five  box  cars  making  a 
sufficiency  of  rolling  stock  to  answer  all  necessary  purposes  for  some  time 
to  come.  The  most  notable  improvement  is  in  the  condition  of  the  road- 
bed. I  hazard  little  in  saying  that  it  is  in  better  order  than  it  was  at  the 
beginning  of  the  war  and  far  superior  to  what  it  was  at  the  conclusion  of 
the  war — it  is  true  that  it  is  still  open  to  improvement  and  not  as  good  by 
any  means  as  it  would  have  been  if  we  had  had  the  necessary  appliances 
at  our  command  to  make  it  such  as  we  desired  it  should  be — without 
money  in  this  day  and  generation  nothing  can  be  accomplished,  with  but 
little  money  little  can  be  effected,  but  it  takes  a  well  filled  purse  to  build 


Rail-Roads  and  keep  them  in  good  order.  We  had  no  money  till  we  bor- 
rowed some,  we  then  got  but  little,  and  with  that  little  the  road  has  been 
resuscitated  and  its  property  much  improved — portions  of  the  road  over 
which  the  running  had  to  be  done  with  great  care  and  at  extreme  low  rate 
of  speed  at  the  beginning  of  tlie  present  administration,  have  been  ballatited 
and  otherwise  improved  in  such  a  manner  as  tliat  they  are  now  as  good  as 
any  other  partsof  the  road  and  trains  run  over  and  through  tliem  at  almost 
the  maximum  rate  of  speed  without  fear  of  accident  or  mishap  and  free 
from  danger.  I  would  be  omitting  part  of  my  duty  were  I  in  this  connec- 
tion to  fail  to  commend  to  your  favorable  consideration  your  Superintendent 
and  Chief  Engineer,  Capt.  S.  S.  Kirkland,  for  tlie  energy,  industry  and  un- 
tiring attention  he  has  displayed  and  the  skill  he  has  exhibited  in  the 
management  of  the  affairs  appertaining  to  his  department.  I  respectfully 
refer  you  to  bis  accompanying  Report  for  a  n)ore  detailed  and  specific 
statement  of  matters  under  his  supervision  and  control. 

It  is  a  most  gratifying  fact  to  state  Uiat  within  the  last  twelve  months 
there  have  been  but  two  instances  in  which  the  passenger  and  mail  trains 
Lave  failed  to  perform  their  trips  on  time.  Such  regularity  is  unprecedent- 
ed as  far  as  I  am  informed  in  the  history  of  RailRoads.  There  lias  been 
tut  one  accident  in  the  same  time  of  a  serious  character,  when  one  of  the 
engines  was  considerably  damaged  and  the  Engineer  badly  scalded,  I  am 
pleased  to  say  that  the  Engineer  has  almost  entirely  recovered  Iroin  his  in- 
jyries  and  will  in  a  short  time  be  again  fit  for  duty. 

I  feel  constrained,  before  closing  this  report,  to  say  that  owing  to  the 
impoverished  condition  of  the  country,  the  heavy  losses  which  the  people 
of  our  State  have  sustained  by  the  result  of  the  late  terrible  and  disastrous 
conflict  we  have  recently  been  engaged  in  with  our  brethren  of  the  North, 
I  cannot  see  any  immediate  prospect  of  penetrating  our  Western  territory 
much  beyond  Morganton  unless  the  State  shall  assume  a  larger  portion  of 
the  expense  of  confitruction  than  she  is  now  liable  for,  and  as  there  is  but 
little  probability  of  this  for  some  time  to  come,  it  occurs  tome  that  it  would 
be  highly  advantageous  to  all  parties  concerned,  individual  Stockiioldera 
as  well  as  the  State,  either  to  put  the  road  and  all  of  its  privileges  and  im- 
munities in  market  for  sale  to  the  best  purchaser  wi)o  will  guarantee  to 
complete  it  through  to  its  Western  terminus  within  a  reasonable  time,  or 
to  consolidate  the  Western  North  Carolina,  the  North  Carolina  and  the 
Atlantic  and  North  Carolina  Rail-Road  Companies  into  one  Companj-,  so 
as  to  have  one  continuous  line  of  road  from  the  sea-board  to  the  extreme 
Western  part  of  the  State,  get  all  our  people  enlisted  in  one  grand  enter- 
prise which  will  have  no  sectional  prejudices  to  contend  with,  no  party 
animosities  to  encounter  but  which  will  bind  us  together  as  with  hooks  of 
Bteel,  and  make  us,  as  we  should  be,  children  of  an  honored  mother,  whose 
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"interests  are  one  and  inseparable  and  whose  every  aspiration  should  be  to 
promote  the  good  of  the  whole  and  the  glory,  happiness  and  well  being  of 
our  State  and  her  people. 

Commending  to  your  favorable  consideration  and  kind  attention  the  offi- 
cers and  employees  of  the  Company  I  have  tlie  honor  to  subscribe  myself, 
Your  Obedient  Servant, 

TOD  R   CALDWELL, 
President  W.  N.  C.  R.  B.  Co. 


SUPERINTENDENTS  REPORT. 


Office  Engineer  and  Superintendent  W.  N,  C.  R.  R.  Co  ,  > 

Salisbury,  N  C.     J 

To  the  President  and  Directors  of  the  W.  N.  C.  R.  R.  Company  : 

Gentlemen: — T  have   the  iionor   to  submit  the   following  Report  of 
operations  on  your  Road  since  September  1st,  1865. 

You  are  all  aware  of  the  condition  of  affairs  at  that  time,  of  the  amount 
of  repairs  needed  to  put  the  Road  in  good  working  order,  and  also  of  the 
almobt  total  want  of  the  necessary  means. 

Our  shops  then  consisted  of  a  shed  boarded  on  one  side  and  end;  and 
this  was  stocked  with  the  following  tools,  viz:  One  pair  of  small  bellows 
of  our  own  manufaciure,  one  old  anvil,  and  a  forge  built  of  brick  and  mud. 
All  of  the  tools  once  owned  by  the  Company  were  either  lying  a  mass  of 
ruins  on  the  sites  of  the  old  shops  and  Engine  House,  or  had  been  stolen. 
With  the  above  equipments,  and  unable  to  purchase  others,  we  commenced 
the  work  of  restoration. 

The  following  additions  to  the  shops  have  been  made  ;  a  shed  with  an 
iron  roof,  recovered  from  the  ruins  of  the  burnt  buildings,  a  brass  foundry 
with  the  sdme  kind  of  roof,  a  shanty,  a  carshed  and  a  coal-house. 

These  buildings  are.  I  think,  all  that  you  vviil  require  at  present,  with 
the  exception  of  a  siied  for  the  protection  of  the  Engines  trom  tlie  weatiier, 
jvhich  will  be  necessan'  unless  tlie  RoundHonse  is  rebuilt  lielbre  VVinter, 

All  the  necessary  tools  have  been  "reconptrncted"  and  are  now  in  as 
good  condition  as  they  ever  were.  The  stationary  engine  and  boiler  are 
better  than  they  were,  at  first — the  original  defects  having  been  dii-covered 
and  removed.  As  specimens  of  the  work  which  can  be  done  at  yourslioje, 
I  respectfully  invite  your  attention  to  the  engine  "Catawba"  and  the  two 
new  coaches  built  by  us  at  a  cost  of  §300  less  for  the  two  than  the  one 
built  for  you  at  the  North.    As  for  their  external  appearance,  it  speaks  ior 
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itself  and  is  entirely  a  matter  cf  taste;  bui  in  point  of  material  and  »vork- 
mansliip  tliey  are  much  superior  to  the  Nortliern  bnilt  coacli  and  will  com- 
pare favoniMe  with  any  of  the  sfiame  class  built  I'efore  the  war.  Tliia  is 
another  evidence  of  the  economy  of  building  in  our  own  fchops,  and  keep- 
inj^  our  money  at  home  where  it  is  so  much  needed. 

In  the  construction  of  these  cars,  all  of  the  old  material,  such  as  forg- 
in?f,  castinfrc  &c  ,  which  could  be  taken  from  the  burnt  cars  was  used. — 
Allowing  the  original  price  for  them,  it  still  further  reduces  their  cost. 

There  is  yet  a  large  quantily  of  old  material  on  hand  wjiich  may  be  used 
in  tlie  co'i?truciion  of  freight  cars  and  which  will  enable  the  Company  to 
Stock  the  road  at  a  very  reasoiialile  cost. 

Tlie 'Catawba."  which  you  know,  was  a  complete  wreck  after  being 
burnt  by  Stoneman.  lias  also  been  thorouglily  and  entirely  rcjiaired  at  your 
shops,  and  is  now  as  good  an  engine  as  when  purciiased  by  the  Company. 

We  have  liad  great  (lifiiculty  in  procuring  such  eastings  as  were  needed 
for  the  use  of  the  Road,  and  I  would  respectfully  recommend  that  the 
Company  either  reestablish  their  old  foundry,  or  sell  or  lease  to  some  one 
\p1io  will  do  so  at  once,  as  this  kind  of  work  is  absolutely  indispensable  in 
every  department  of  a  Raii  Road. 

Such  of  the  bridges  as  required  it,  have  been  repaired  and  strength.ened, 
and  ihey  ?re  now  all  in  first  rate  condition  and  will  require  no  work  on 
them  for  some  time  with  the  exception  of  Catawba  River  bridge  wliich  lias 
had  some  new  stringers  put  on  ;  but  will  need  more  still,  and  1  would  re- 
commend that  it  be  attended  to  as  soon  as  possilile.  The  Third  Creek 
bridge  sluuld  be  cribbed — the  cribs  are  now  at  the  bridge  framed  and 
ready  to  be  put  down. 

I  also  respectfully  recommend  that  a  cheap  structure  be  erected  at  Third 
Creek  Station  for  a  Depot  building.  The  one  at  Icard's  can,  for  the  presejit, 
be  well  dispensed  with,  as  well  as  the  water-tanks  at  Statesville  and  Hick- 
ory Tavern.  The  other  Depots  and  Tanks  are  in  lair  condition.  On  the 
Track  a  great  deal  of  work  has  been  done.  I  have  found  it  necessary  to 
put  in  many  new  cross  ties  and  from  one  end  of  the  Road  to  the  other, 
whenever  needed,  have  substituted  new  ones  at  the  joints  and  centres. — 
14.000  have  been  thus  used. 

The  iron  is  beginning  to  fail  and  many  bars  have  been  cut,  and  all  of  the 
good  iron  from  switches  and  turnouts  has  been  laid  in  the  track  and  re- 
placed by  the  worn  rads.  There  has  also  been  used  a  great  deal  of  iron 
belonging  to  the  Statesville  Road.  Every  expedient  has  been  resorted  to 
not  only  to  keep,  but  to  improve  the  track.  Tbe  M-et  cuts,  at  6  Mile  Sta- 
tion, the  Chamber's  cut,  the  Mountain  cut  and  Connerly's  gap,  the  sources 
of  80  many  accidents  and  delays,  have  been  all  well  ballasted  and  are  now 
i  n  as  good,  if  not  better  condition,  than  any  part  of  the  track.    The  upper 
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Buctioii  of  the  Koad  lias  been  thoroughly  ditched  and  a  great  quantity  of 
material  used  in  widening  the  banks.  The  Gravel  train  is  now  employed 
in  ditching  on  the  lower  portion  of  the  road,  and  with  very  little  more  work 
this  Fall,  the  Road  will  be  in  good  condition  to  stand  the  Winter.  I  re- 
spectfully refer  yoii  to  the  Examining  Board  for  a  detailed  account  of  its 
general  condition,  and  will  only  add,  that  there  have  been  very  few  acci- 
dents of  any  kind  on  the  Eoad  and  only  one  of  a  serious  nature — the  one 
sustained  by  the  "Catawba"  when  the  lumber  train  ran  into  an  open  cul- 
vert which  was  undergoing  repairs. 

The  Mail  train  has  only  twice  during  the  past  year,  failed  to  come  in 
exactly  on  time — a  fact  which  needs  no  comment. 

The  Saw-Mill  belonging  to  the  Company  has  been  kept  running  longer 
ihan  I  wished  because  it  afforded  the  only  means  of  procuring  such  lumber 
as  was  really  indispensable.  I  respectfully  recommend  that  it  be  disposed 
of  now  as  soon  as  practicable.  It  is  in  excellent  order,  and  is  the  best  Mill 
on  the  line  of  the  Road.  There  is  now  on  hand  at  the  Mill  and  at  Salis- 
bury between  75,000  and  80,000  feet  of  lumber. 

If  the  vacant  lot  at  Salisbury  belonging  to  the  Company  can  not  be  dis- 
posed of  on  advantageous  terms  I  would  respectfully  recommend  that  at 
least  two  cheap  tenements  be  erected  on  it  for  the  use  of  machinists  em- 
ployed in  your  Shops,  in  order  that  you  may  secure  permanently  the  ser- 
vices of  such  as  may  prove  skillful  and  efficient.  House  rent  being  so  high 
in  Salisbury  it  has  been  impossible  in  many  instances  to  retain  such  men 
with  us. 

There  are  now  on  the  Eoad  four  engines  in  running  order,  and  the  Salis- 
bury (one  of  the  burnt  engines,)  the  repairs  on  which  are  about  half  finish- 
ed ;  three  Passenger,  two  Mail  cars,  12  flats,  including  the  Gravel  Train 
cars,  and  five  box-cars.  ' 

Some  time  since  I  received  a  proposition  from  the  Southern  Express  Co. 
to  build  a  Telegraph  Line  from  Salisbury,  along  the  line  of  your  Road,  the 
Rail-Road  Company  to  furnish  the  poles  and  give  the  said  Express  Com- 
pany the  exclusive  right  of  way.  This  I  declined,  as  I  had  been  informed 
that  the  American  Telegraph  Company  had  agreed  to  build  the  line  for  the 
right  of  way.  In  a  correspondence  with  the  Superintendent  of  the  Ameri- 
can Telegraph  Company,  he  states  that  he  is  not  aware  of  his  Co.''s  having 
made  any  such  agreement,  and  declines  carrying  it  out.  i 

The  work  from  the  Head  of  the  Road  to  Morganton,  undertaken  by- 
Messrs.  Hunt  and  Wilson,  is  progressing  finely,  and  we  have  every  reason 
to  expect  from  the  well  known  energy,  and  experience  of  these  gentlemen, 
that  it  will  j^e  completed  by  the  first  of  December. 

In  conclusion,  I  cheerfully  bear  testimony  to  the  energy  and  fidelity  of 
those  under  my  control. 

I  am  gentlemen,  yours  very  respectfully, 

S.  S.  KIEKLAND, 
Engineer  and  Superinteridenl. 


CONSTRUCTION  DEPARTMENT. 


R.  F.  SiMONTOX,  Treasurer, 

In  Account  with  Western  N.  C.  Rail-Road  Company. 

Dr. 

July,  1860).     To  cash  I'eceived  on  Individual  Stock,  S  8,000  00 

To  cash  from  Simonton  &  Tate,  6,000  00 

Balance  due  Transportation  Department,  29,508  70 


$43,508  70 

Ck. 

By  Hunt  &  Wilson,  grading  and  sills,  8  8,000  00 

6,000  00 
Amount  due  Transportation  Department.  29,508  70 


§43,508  70 
R.  F.  Simonton,   Treamrer. 


TRANSPORTATION  DEPARTMENT. 


R.  F.  Simonton,   Treasurer, 

In  Account  with  Western  N.  C.  R.  R.  Co. 

Dr. 

.July,  1865,    To  Balance  in  Treasury,  S  49,710  02 

"        "        due  from  Agents,  2,505  79 


S!52,270  41 
July,  1866.     To  Freight  and  Passengers  as  per  tab- 
ular statement,  S34,749  45 
"..Sundry  Accounts,  723  46 
*«  "Southern  Express  Company.             20,000  00 
"  Simonton  &  Tate,  coin,                        5,000  00* 
"  Premium  on  same,                              1,788  75 
"  Simonton  &  Tate,  cunoncy..                4,000  00  §66  261  66 

S1I8,538  07 


Ck. 

Julv   18G6.     By  Balance  due  from  Agents, 

"  Wood  acct.  as  per  Abstract  No.  1,  $  1,839  37 

"  Repairs  and  Maieriale, 

"  Supplies  and  Provisions, 

"  Loss  and  Damage, 

"  Office  and  Printing, 

"  Sundry  Accounts, 

"  Salaries, 

"  Mileage  Directors, 


15 


S  937  3G 


2, 

48,511  28 

3, 

7,048  00 

4, 

20,618  29 

5, 

796  98 

6, 

1,063  59 

7, 

5,924  40 

8, 

576  70  $86,378  67 

$87,316  03 
u  31,222  04 

$118,538  07 

To  Balance  as  above  $  31,222  04 

consisting  of  the  following  items: 
Balance  due  from  Const.  Dep't,  §29,508  70 

Bills  Receivable,  1,528  17 

Cash,  185  17   $31,222  04 

K.  F.  SiMONTON,  Treasurer. 


[ABSTRACT  NO.  1.] 

WOOD  ACCOUNT. 


1865, 

Wm  Freeze, 

7 

Nov.    Paul  Bost, 

3 

L  A  Deal, 

32 

Dec.     E  E  Arey, 

70 

.J  T  Helterbran, 

89 

D  Harkey, 

21 

Feb'ry  J  S  Owens, 

25  50 

David  Waddell, 

255 

J  M  Lewis, 

23 

((            <' 

175 

Pinck  Marlin, 

46 

J  Bostain, 

30 

H  Yount, 

21 

Jno.  Lingle,       . 

11  25 

G  A  Ready, 

27 

D  R  Moore, 

358  50 

R  J  Willis, 

17 

Paul  Huntsucker, 

40 

Thomas  Hyde, 

39  20 

Sal'n  Helterbran, 

115  50 

Henry  Conner, 

12  80 

David  Vanhorn, 

170 

June.  John  Horton, 

40 

1866. 

W  D  Wycoff, 

46 

Jan'ryT  H  Erwin, 
Jacob  Freeze, 

3  50 

G  B  Wetmore, 

36 

13  87 

John  M  Sides, 

25 

/           M  Cloninger, 

34 

7  75 

A  Miller, 

30 

Andrew  Cashen, 

E  Conner, 

15 

$1,839  87 

16 


August. 


[ABSTRACT  NU.  2.J 

REPAIRS  AN1>  MATERIALS 

July,  1865,     J  J  Long,  Blacksmith  bellows, 
Pay  Roll,  Carpenters, 
B  H  Marsh,  nails, 
E  P  Haigler,  brandy, 
Perkins  &  Burrows,  buckete, 
William  Tiddy,  lime, 
J  C  Clapp, 
E  P  Haigler, 
S  Ratter,  masonry, 
H  A  Overcash,  work  at  Station, 
E  H  Marsh,  pay  of  hands, 
do     do       files  and  nails, 
M  Brown,  nails, 
Pay  Roll,  negroe, 
David  Benjamin,  work  at  bridge, 
Sundry  Persons,  work, 
David  Wallace,  paint  brushes, 
Crawford  &  Co.,  buckets, 
David  Wallace,  paints, 
Wittkowsky  &  Co.,  grind-stone, 
J  R  Davidson,  hauling, 
Burbauks  &  Co.,  paint  brushes, 
J  C  Turner,  lock, 
A  M  Powell,  oxen, 
J  K  Leitch,  expenses  to  shops, 
Bur  banks  &  Co.,  drugs, 
J  Stack,  oil. 

Pay  Roll,  Section  2,  July, 
A  Deal,  sills, 
O  F  Baker,  tinning, 
J  W  Stockton,  paint  brushes, 
I'ay  Roll,  Section  2,  May  and  June,- 
1,  July, 

"      1,  August, 
"      "  "      I,  half  August, 

J  W  Wilson,  tallow, 
Pay  Roll,  Section  4,  July, 

**      6,  August, 

J  W  Stockton,  nails, 

J  D  Parker,  castings, 

J  P  Flanigan,  tin, 

J  S  Brown,  smith  bill, 

Pay  Roll,  Gravel  Train,  June, 

Pay  Roll,  Shops,  May, 

J  C  Shu  ping,  coal, 

Owens  &  Schofield,  lamps, 

McCubbins  &  Foster,  nails, 

J  K  Leitch,  expenses  to  Richmond, 


September. 


October. 


$  10 

170  2o 

10 

8 

a 

t) 

1  50 

8  25 

18  50 

22  50 

17 

56  60 

10 

87  45 

10 

34  10 

3 

3 

9  50 

10  25 

15  50 

3 

8  25 

35 

8  50 

11  50 

40 

138  17 

44 

7 

2  80 

76  55 

27  17 

97 

40  82 

47  81 

202  13 

169  44 

101  22 

10 

2 

2  25 

5 

398 

994  82 

3  75 

4  5a 

66  50 

1!9  80 

IT 


''!»ctober,  '65.  E  H  Marsh,  stindrit-c', 
November,     Pay  Roll,  Section  3,  -luly, 

"      "  "      3,  August, 

"      "  "      3,  September, 

"      "  "      2,  August, 

"      "  "      2,  September, 

11      11  <i      1    1         (( 

.1  .1  ..  1/  u 

"      "      Carpenters,  August, 

North  Carolina  Railroad,  freights, 

McCubbins  &  Foster,  nails, 

E  P  Haigler,  candles, 

J  H  Enniss,  paint, 

Mike  Erown,  nails, 
-December.      L  Yount,  eills, 

M  Cloninger,  sills, 

C  A  Wilfong,  sills, 

G  W  Setzer,     " 

H  Sherrill,  sundry, 

R  H  Cook,  coal, 

T  C  Allison,  sills, 

J  F  Foard,  sills, 

T  A  Allison,  hauling, 

J  F  Staocei,  eills, 

Billy  Brooks,  Station  hand, 

R  H  Cook,  Section  Master, 

Pay  Roll,  Section  1,  November, 
"      "  "      1,  October, 

«      «  u      1,  i    "  • 

<(  <C  "  \     i        " 

"      "  "      4,  August, 

*'      "  "      4,  September, 

"      "  "       4,  October, 

*'      "  "      4,  November, 

Carpenters'  Pay  Roll,  November, 
Gravel  Train,  "     "      September, 
"  "      October, 

"  "  "      November, 

Carpenters'  "  *' 

A  W  Buis,  cutting  glass, 
E  H  Marsh,  sundry  account, 
Jacob  Parker,  hauling, 
J  W  Wilson,  axes, 
J  Parkhurst  &  Co.,  oil, 
W  C  Robinson,  oil, 
J  M  Foard  &  Co.,  coach  trimmihgis, 
Gaither,  Pov?ell  &  Co.,  oil, 

"  "  "    corn, 

M  B  Trollinger,  hauling, 
McNeely  &  Young,  nails, 
Crawford  &  Co.,  locks, 
Starvis  &  Whitney,  lamps. 


31 

98  70 

74  26 

80  20 

83  10 

97  44 

83  72 

97  44 

78  25 

8  59 

10 

0  75 

1  50 

12  50 

150  30 

45  10 

62  50 

134  50 

115  56 

20  00 

43  50 

98 

7 

154  25 

52 

72 

109  81 

133 

82 

110  14 

113  85 

64  89 

72  13 

88  16 

304  80 

205  70 

218  12 

194  52 

94 

4  50 

434  42 

2 

60 

90  58 

113  37 

181  60 

81  5Q. 

17  50 

5 

75 

5  00 

42 

18 

Pay  EoU,  Section  3,  October,  8G 

"      "■:         "      3,  November,  51  80 

"      "            "      2,  October,  102  16 

"      "            "      2,  November.  92  36 

"      "            "      1,  May,  6 

E  M  Todd,  scales,  30  20 

N  J  Sherrill,  bauling,  G 

D  Hark  is,  saw  logs,  52 

G  A  Eagle,  sills,  97  20 

.7  F  Goodman,  sills,  76  25 

J  W  Wilson,  sor<;hum,  52  90 

H  J  Kimball,  sills,  201 

Charles  Kerr,  12  75 

Southern  l^^xpress  Company,  freight,  17  62 

"          "                "              "  2  80 

Pay  Roll,  Section  1,  June  and  Julv,  31 

"      "            "      7,  Julv,              '  88 

"      "      Gravel  Train,  Julv,  258 

"      "      Shops,  June.  186a,  1,139  84 

"      "          "      July,     "  1,093  41 

"      "          "      August,  1,213  36 

"      "       Carpenters',  September,  121 

"      "      Section  6,  September,  91  50 

"      "            "      6,  October,  106  95 

"      "            "      6,  November,  185  37 

"      "            "      5,  August,  145 

!  .                      "      "            "      5,  September,  100  12 

"      "            "      5,  October,  125 

"      "            "      5,  November,  100 

H  M  Hollman,  sills,  90  90 

A  Killian,  sills,  105 

M  J  Huftman,  sills.  105 

F  Bolick,  eills,  30 

S  B  Bolick,  sills,  60 

Abel  Killian,  sills,  60  00 

J  W  Robinson,  sills,  90  60 

L  Huftman,  30 

J  J  Sigman,  carpenter,                                       ■  5 

Pay  Roll,  Saw  Mill,  July,  182 

Januarv,  'GO.  J  C  Turner,  shovels,  &c,,  60  25 

Joel  Miller,  lumber,  240 

Jno  Wilfong,  sundry,  18 

L  D  Robinson,  hauling  corn,  43  50 

Wm  Jenkins,  blacksmith  account,  21  48 

-  ■         A  L  Shuford,  267  50 

North  Carolina  Railroad  Company,  freighf,  412  46 

Southern  E.^prese  Company,                 "  30  55 

*  .                    North  Carolina  Railroad  Company.    "  24  70 

Blackwood  &  Co.,  stove,  15 

Wm  Miller,  freight,  5  65 

^                      Elias  &  Brother,  nails,  1 

Caldwell,  W  &  F,  sundry,  201  95 


19 

Jaciuarv,  'CC.Pay  Roll,  Gravel  Train,  August,  2G4  43 

"      "       SIiops,  October,  1,592 

"      "         "        October,  1,188  77 

"      "         "        September,  1,047  45 

"      "     Section  7,  August,  130  25 

<'      "         "        7,  September,  106  66 

"      "         "        7,  October,  115  50 

"      "         "        7,  November,  106  15 

"      "    Saw  Mill,  November,  169  35 

"      "        "            September,  197  50 

October,                             v  186  50 

"      "        "            August,  136  50 

*'      "     Carperters',  October,                      .  230  50 

Baker,  Bro.  &  Co.,  glass,  115  20 

R  Norris  &  Son,  materials,  1,200 

Harlen  Hollingsworth  &  Co.,  coach,  3,750 

R  F  Simonton,  sundry,  85 

W  A.  Eliason,  oil,  10 

Hart  &  Lewis,  lamp,  2  50 

James  Sloan,  oil,  261 

McCubbins  &  Foster,  locks,  4  75 

J  D  Stubbs,  picks,  12  26 

Dick  Gaston,  Station  hand,  30 

J  C  Turner,  locks,  5  75 

S  S  Kirkland,  grain  bags,  40 

Crawford  &  Co,,  castings,  4 

A  L  Shuford,  oven  and  lids,  10  20  > 

L  Ilollman,  sills,  60 

E  Sigman,  sills,  99  90 

J  F  Foard,  freight,  10  24 

J  D  Parker,  castings,  4  20 

Joseph  Turner,  scales,  30 

North  Carolina  Railroad  Company,  freight,  555  65 

H  C  Cowles,  sundries,  34  75 

J  S  Owens,  work  on  track,  6  50 

J  R  Singleton,  hay,  10 

Jehu  Foster,  freight  on  bacon,  30 

wheels,  9  50 

Pay  Roll,  Section  1,  December,  125  50 

"      "            "      1,  i     "  79  40 

"      "            "      2         "  112  17 

''      "            "      ?„'        "  86  30 

"      "            "      4,        "  71  18 

February.       Bridgeford  &  Myers,  saws,  169  25 

R  L  McConnoughey,  hauling,  19  50 

«               u                    u  20 

H  W  Woodson,  drayage,  10  25 

J  L  Hicks,  masonry,  7  25 

A  L  Shuford,  shingles,  26  65 

Scofield  &  Owens,  buckets,  3 

L  Duck,  hauling,  12 

Pay  Roll,  Section  6,  December,  78  11 


To 

17 

. 

75 

3 

90 

13 

15 

237 

70 

;) 

o 

40 

8 

100 

75 

10  80 

13 

20 


Scofield  i  Owens,  oil, 
Caldwell,  W  &  F,  nails, 
Brittain  &  Co.,  castings, 
Marcli.  H  N  Woodson,  uieal, 

North  Carolina  Railroad  Company,  freight, 

WCTate,  oven  and  lid, 
Scott  Fleming,  smith  account. 
Pay  Roll,  Section  1,  January, 
April.  H  N  Woodson,  turpentine; 

Billy  Brooks,  depot, 
North  Carolina  Railroad  Company,  freight,  50 

E  P  Haigler.  conductor,  150 

North  Carolina  Railroad  Company,  2 

R  F  Simonton,  hauling,  15 

J  R  Davidson,  hauling,  2 

H  N  Woodson,  sundries,  35  15 

C  S  Monney,  paint  mill, 
John  Kirkland,  conductor, 
Southern  Express,  freight  on  coach, 
Pay  Roll,  Section  1,  half  January, 

"      "  '•      2,  half  February, 

F  M  Gallard,  sills, 
S  McD  Tate,  sills, 
Moses  Harman,  sills, 
Wm  Millen,  masonry, 
E  P  Haigler,  conductor. 
May.  Pay  Roll,  Section  1,  half  March, 

"      "  "       1,  do 

"      "  "      1,  J'ebruary, 

M  H  Erwin,  hay, 
Atkins  &  Co.,  mass, 
June.  Pay  Roll,  Section  2,  January, 

"      "  "      2,  February, 

"      "  "      4,  January, 

"      "  -         "      4,  February, 

"      "     Carpenters',  January, 
A  J  Mock  &  Co.,  canvass, 
E  H  Marsh,  block  tin, 
Henry  Hess,  coal, 
McCubbina  &  Foster,  oil, 
Joseph  Ide,  masonry, 
E  H  Marsh,  nails, 

"        "        coal, 
T  C  Winder,  coal, 
E  H  Marsh,  sundries, 
George  Hess,  coal, 
Burbanks  &  Co.,  paint, 
E  H  Marsh,  powder, 
A  W  Buis,  cutting  glass, 
McCubbina  &  Foster,  lamp  black, 


•') 

60 

227 

112 

25 

103 

92 

32 

70 

25 

60 

24 

38 

126 

53 

100 

50 

94 

4  50 

51  97 

148 

126  50 

104 

105 

191 

75 

7 

27 

13 

5 

1 

50 

11 

39 

36 

25 

50 

36  75 

13 

70 

50 

16  75 

2 

65 

21 


June,  1806.     J  C  Couble,  coal, 

Burbanks  &  Co.,  paint, 

E  H  Marsh,  cast  steel, 

Meroney  &  Brother,  brass, 

Bridgeford  &  Myers,  freight, 

J  H  Carhurst,  coal, 

J  A  Mock  &  Co.,  canvass, 

J  H  Enniss,  paint, 

Jesse  Ogle,  sills, 

H  W  Woodson,  sundries, 

North  Carolina  Railroad  Compauy,  freight, 

a  i<  "  "  " 

Pay  Roll,  Section  6,  January, 

«<      "  "       6,  February, 

"      <'  "      3,  January, 

«      "  "      5, 

<t      "  "      5,  February, 

W  A  Yount,  sills, 
Jacob  Wycotf,  sills, 
C  A  Wilfong,  sills, 
J)  W  Setzer,  sills, 
Bridgeford  &  Myers,  freight, 
L  L  Brickhouse, 
LHafner, 

J  H  Poovey,  , 

Henry  Hollman, 
W  Hefner, 
J  A  Seabock, 

John  Seabock, 

D  Huffman, 

R  F  Simonton, 

Jno  Miller, 

Pay  Roll,  Depot  hands,  March, 
"        "  "      February, 

"     Shops,  December, 
"      April.  1865, 
"     Carpenters',  December, 
"    Saw  Mill, 

"    Gravel  Train,  January, 
"     Section  3,  February, 

7,       "  ^ 

J  A  Sigman,  repairs, 

Honeycutt,  do 

J  C  Turner,  do 

Henry  Speck,       do 

J  H  Cathart,        do 

J  H  Enniss,         do 

W  H  Howerton,  do 

B  H  Marsh,         do 

Henry  Hess,        do 

T  A  Price,  do 

A  L  Shuford,       do 


19       • 

75 

10  50 

1  50 

138  20 

7  20 

15  75 

50 

199  50 

30  50 

33  60 

I  25 
96  88 

105  96 

87  65 

87 

96 

90 
177 

33 

52  50 

46  45 

50 

25 

17  50 
15 

18  50 
25 

24  25 

19 

0   10 

250 

26 

24  50 
1,600  32 
823  20 
358  24 
114 
345  01 
100  55 
114  40 
50 
26 
3 
4 
7 
7 
6 
9 
30 
5 

II  50 


15 

65 
50 
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June,  186G,    M  H  Erwin,        do 

R  &  D  R  R,  freight  repairs, 

Pay  Roll,  Agents,  &€.,  to  let  January, 
<(*    <(         >f  (i        It 

J  F  Aberuathy,  sills, 

Daniel  Lyerly,  sills, 

J  Parker,  sills, 

John  Rusk,  sills, 

G  W  Carrell,  sills, 

.Sid  Powell,  hauling, 

B  &  O  R  R,  freight  on  coach, 

W  G  &  A  R  R,  " 

North  Carolina  Railroad,  freight, 

John  Powell,  sills, 

Manhattan  Oil  Company,  oil. 

Pay  Roll,  Section  7,  January,  1866. 

"      "  "      7,  December,  1865. 

"     "  "      7,  March,  1860. 

"      "    Saw  Mill,  February, 

"      "  "       March, 

"      '•  "       April, 

North  Carolina  Railroad,  freight, 
<<  <<  ((  (< 

Pay  Roll,  Carpenters',  February, 
J  D  Ferree,  stove, 
Pay  Roll,  Agents  and  Conductors, 
"      "      Train  hands,  April.  May  ard  June, 
"      "     Section  5,  March, 
"      "  "    6,      " 

Daniel  Horn,         sills, 
*  L  Huffman.  do 

M  L  Huffman,        do 
J  H  Moore,  do 

G  W  Seabock,         do 
Joel  Miller,  do 

John  McKey,  do 

S  Cline,  do 

J  Poovey,  do 

E  Killian,  do 

A  Sigman,  do 

PDeats,        '         do 
L  H  Sigman,  do 

A  F  Cannon,  do 

C  Moore,  do 

Pay  Roll,  Section  I,  half  April, 

"      1,  half  May, 

"      2,  March, 

"      3     " 

"      S,'  April, 

"      3,  May, 

"      7,  April, 
Gravel  Train,  February, 


1 

276  45 

922  60 

55 

131  82 

32 

188  20 

,  29  50 

43  75 

2  00 

9 

0 

2  50 

31  50 

366  95 

117  85 

85  47 

135  58 

135  25 

174  35 

168  34 

2  50 

3  25 

123  25 

12  50 

1,574 

165 

120  50 

132  48 

30 

30 

30 

50 

30 

20 

25 

30 

30 

30 

25 

40 

20 

5  25 

28  75 

77  75 

39  50 

44  50 

73  60 

67 

47  12 

01  69 

256  93 
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June,  18GG.      "      "        "  "       December, 

"        "  "       Marcli, 

"    Carpenters',        " 
"  "         April, 

"     Saw  Mill,  January, 

May, 
*'    Shop,         January, 
"       "  February, 

"       "  March, 

R  F  Simonton,  shoes  and  leather, 
O  D  Valkner,  tin  and  iron, 

J  C  Barkley,  sills, 

Joseph  Sipe, 

Pay  Roll,  Section  4,  March, 

Joseph  Colley,  sills, 

"Wilson  Davis,  hire, 

W  H  Houser,  hire, 

T  G  Williamson,  hire, 


115  50 

216  20 

61  50 

31  50 

134  45 

123  25 

2,020  51 

1,474  70 

824  71 

182 

569  72 

30 

9 

60 

113 

50 

21 

10 

55 

?,511  28 


[ABSTRACT  NO.  3.] 

SUPPLIES  AND  PROVISIONS. 

July,  1865.     A  M  Powell,  bacon, 

H  C  Eccles,     do 

A  M  Powell,  do 

M  W  Jarvis,  pork, 
August.  Lawson  Fry,  bacon, 

M  Brown,  pork, 

John  A  Snider,  pork, 

James  W  Wilson,  bacon, 

Abram  Myers,  pork, 

A  M  Bogle,  bacon, 

J  F  Alexander,  bacon, 

J  M  Knox,  sorghum, 

R  F  Simonton,  sorghum, 
September.    Lawson  Fry,  bacon, 

Jacob  Wycoff,  hauling  corn, 
October.  Gaither,  Powell  &  Fry,  corn, 

J  0  White,  pork, 

Lewis  Elias,  bacon, 

Lawson  Fry,  beef, 

A  Owens,  corn, 

R  M  Walker,  corn, 
November.     H  C  Owens,  corn, 

Gaither,  Powell  &  Fry,  corn, 
December.      J  WycofiF,  hauling  bacon, 

Yount  &  Sherrill, 

John  A  Snider,  pork. 
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150 
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12 

19  50 
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50 

5  40 
16 

20  25 
15 

310  35 
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December.      Niclioderaus  &  Co.,  bacon, 

Fry  &  Miller,  beef, 

M  L  Gunn  &  Co.,  beef, 
Jan'y,  18G6,   Nichodemus  &  Co.,  bacon, 

J  E  Caldwell,  corn. 

J  S  McDowell,  corn, 

H  C  Owens, 

J  r  Chamber?, 

J  C  McDowell,  corn, 

T  Geo  Walton,  corn, 

Gaitlier,  Powell  &  Co.,  sorghum, 

Eufus  Avery,  corn, 

J  D  Parker, 

Whitford,  Dill  &  Co,,  salt, 

T  Crawford,  corn, 
February.       J  E  Caldwell,  corn, 

G  W  Setzer,  pork, 
March.  R  L  McConuoughey,  hauling  com, 

F  A  Yount,  corn, 

J  M  Lowrance,  beef, 

Scofield  &  Owens,  corn, 

T  A  Allison,  corn, 

J  M  Knox  &  Co.,  meal, 

WmfC  Erwin,  corn. 
May,  R  FjSimonton,  bacon, 

Jacob  Heffner,  beef, 
Juge.  C  G  Eeitzel,        " 

N  Huntsucker,  '' 

H  L  Sigman,      " 

J  E  Howard,  hauling  corn, 

L  D  Robinson,  hauling  corn, 

Paul  Huntsucker,  beef^ 

W  F  McKesson,  beef, 

S  McD  Tate,  bacon, 

R  V  Michaux,  bacon, 

Clara  Perkins,      " 

W  F  McKesson,  beef, 

Elam  Blackmer,  sacks, 

W  F  McKesson,  beef, 
*  James  Erwin,  corn, 

James  A  Clay  well,  corn, 

T  A  Allison,  " 

Sprague  &  Brother,  " 

H  j^  Woodson, 

J  Little,  pork, 

J  J  Erwin,  corn, 

J  C  McDowell,  corn. 

Jacob  WycofT,  sorghum, 

Carlton  &  Morrison,  bacon, 

H  N  Woodson,  meal, 
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,048  DO 

^ruuc,  Ib'Ob.     North  Carolina  Ruilroad  Company,  freight  on  corn, 
W  n  Ken  ley, 
J  Parker, 


[ABSTRACT  NO.  4.] 

LOSS  AND  DAMAGE. 

t 
June,  18G6.     Disc't.  J  J>  Ferrec,  A,i:;ent,  on  Conf.  balance  and 

freijiht,  burnt  in  Depot  at  Head- Road,  S  2,153  58 

Confederate  money  in  hands  of  Treasurer  last  set- 
tlement, 18,189  71 
J  W  Wilson  over-charged  on  settlement,  275 


?20,618  29 


[ABSTRACT  NO.  5.] 

PRINTING  AND  OFFICE  ACCOUNT. 

July,  1865.     R  F  Simonton,  stamps, 
October.  Morrison  &,  Co  ,  stationery, 

Jehn  Foster,  " 

December.      J  0  Seymoyr,  stamp  and  seal, 

R  F  Simonton,  Revenue  stamps, 

E  B  Drake  &  Son,  printing, 
Jan'v,  18GG.  John  Murphy  &  Co.,  stationex-y, 

Otho  Barkley  &  Co., 

H  N  Woodson,  " 

June.  A  Bencini,  stamps, 

R  F  &  A  K  Simonton,  office  rent, 


[ABSTRACT  NO.  6.] 

,  SUNDRY  ACCOUNTS. 

July,  1865.     Discount  on  Bank  Bills, 

Premium  on  gold  purchased  to  buy  bacon, 
August.  R  F  Simonton,  expenses  to  Raleigh, 

J  vV  Wilson,  expenses  to  Raleigh, 
September.      R  F  Simonton,     "  " 

December.      T  R  Caldwell  and  R  F  Simonton,  to  New  York, 
Jan'y,  1866.  J  S  Hampton,  advertising, 

S  S  Kirldand,  to  Newbern, 

H  N  Woodson, 

J  S  Hampton,  advertising, 
February,       8  McD  Tate,  expenses  on  money. 

Southern  Express  Company,  freight  on  money, 

Thomas  E  Brown,  over  charge, 
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March . 

May. 
June. 


.InoS  FlaiglfT,  Pay  Eoll. 

H  F  Simonton,  expeiifcs  to  ILileij^b 

I'liited  Slates  Taxes. 

.1  M  Knox.  Pay  PloU. 

ExpeDses'oii  gold  to  New  York, 

Siraonton  it  Tale  to  ^cw  York. 

Tod  R  Caldweil, 

}{  F  Simonfoii,  iiUereet  on  loan, 


[ABSTRACT  NO.  7.] 

SALAHY  ACCOUiNT. 

A.  M.  Powell,  President,  i'vom  l^A  .raiuiury,  18G5,  to  12th 

May.  1865.  -  -  -   '         - 

James  W.  Wih-on.  from  1st  January  to  1st  iSept .  1806, 
Tod  R.  Caldwell.  Pre.st.,  from  1st  Sept.  to  1st  July.  186C. 
S.  S.  Kirkland,  in  part  from  September, 


[ABSTRACT  NO.  8.] 

MILEAGE  OF  DIRECTORS;. 

iSept.  18G5.      Directors,  • 
October,  "  - 

February.  " 

March,  " 

April.  •    "    . 


'Jl>  00 
'2:>  ui) 
If)  00 
;•.()  00 
129  00 
140  00 
129  85 
07  50 

.§1,003  59 
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OFFICE  WESTERN  N.  C.  RAIL  ROAD  COMPANY,  \ 
Statestille,  N.  C,  July  1st,  1800.  j 
The  undersigned,  appointed  by  the  Stockholders  of  the  Western  North 
Carolina  Rail  Road  Company  at  their  last  annual  meeting  a  Committee  of 
Finance,  to  examine  the  accounts  of  the  Treasurer  and  report  thereon, 
have  the  honor  to  submit  the  foregoing  statement  and  account  current, 
which  embraces  the  entire  financial  operation  of  the  Office  for  the  past 
year,  and  which  statement  and  account  current  corresponds  with  the  books 
and  account.^  kept  by  the  Treasurer.  All  of  which  payments  your  Com- 
mittee are  satisfied  are  warranted  and  sustained  by  proper  vouchers  on  file 
in  this  Office.  Respect  fullv  presented, 

C.  A.  CARLTON, 
W.  P.  CALDWELI  . 
A.  W.  JAMISON. 
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INSPECTORS  REPORT. 


To  the  Stockholders  of  the  Western  N.  C.  Rail- Road  : 

Gentlemen  : — In  September  last  wo  papsed  over  your  lino  as  far  as  it  is 
in  operation.  Wo  found  the  ditches  in  cuts  generally  filled  up — in  some 
the  road-bed  was  washed  out  from  under  the  ends  of  the  cross-tics,  and  in 
many  places  the  road-bed  on  embankments  was  too  narrow.  The  track, 
in  several  places  betwixt  Salisbury  iind  Catawba  Eiver  was  in  bad  condi'^ 
tion,  especially  was  this  the  case  in  the  Rock  Cut  above  Salisbury,  in 
Chambers'  Cut  below  Statesville,  and  in  the  Mountain  Cut  above  States- 
ville.  The  road-bed  in  these  cuts  was  generally  in  a  quagmire  condition, 
and  some  portions  of  the  track  covered  with  mud  and  water.  The  align- 
ment of  the  track  at  these  points  was  bad,  and  at  several  other  points  it 
was  not  good,  the  iron  in  some  cases  being  bent  on  account  of  rotten  cross- 
ties  or  defective  road-bed.  On  this  section  of  the  road  there  were  many 
rotten  cross-ties  and  a  considerable  number  of  bad  bars  of  iron  that  have 
become  lerainated  and  given  way.  The  track  above  Catawba  Eiver  was 
generally  in  fair  alignment  except  in  Connolly's  Gap  which  was  in  a  simi- 
lar condition  to  those  already  enumerated.  There  were  a  considerable 
number  of  bad  bars  of  iron  scattered  along,  especially  above  Icard's  Sta- 
tion. The  tresseling  at  Buffalo  Shoals  Creek  was  in  bad  condition  and 
very  imperfectly  braced.  A  portion  of  the  iron  was  off  the  roof  of  Catawba 
bridge  and  some  of  the  track  stringers  defective.  The  lower  wings  of  the 
two  arch-culverts  at  upper  crossings  of  Clark's  creek,  as  well  as  wall  on 
West  side  at  lower  crossing  of  this  creek  had  partly  given  way — proper 
foundations  had  not  been  obtained  for  this  masonry,  or  the  foundations  had 
not  been  properly  protected.  The  lower  end  of  a  box  culvert  above  States- 
ville, also  a  large  box  culvert  above  Hickory  Station  had  given  way  from 
the  same  cause.  With  these  exceptions,  the  masonry  along  the  line  was 
standing  well  and  answering  the  purpose  for  which  it  was  designed.  The 
Depot  buildings  at  Salisbury,  together  with  the  Engine  stable,  Work-shops 
and  Water-tank  were  in  ruins  ;  as  also  the  Depots  at  Third  Creek,  States- 
ville and  Icard's.  The  walls  of  Depot  at  Statesville,  also  walls  of  Engine 
house  and  Freight  Depot  at  Salisbury  were  standing,  and,  with  slight  re- 
pairs would  answer  their  former  purposes,  if  roofed  and  refitted.  A  portion 
of  the  walls  of  Work-shops  wa%  also  standing.  At  Catawba  Station,  we 
found  about  one  hundred  hogs  belonging  to  the  Company  (many  of  them 
small),  and  at  Water  tank  six  miles  above,  about  fifteen  acres  in  corn  and 
sorghum.     The  only  rolling  stock  we  found  fit  for  use  was  two  engine?, 
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two  irciglit  flats,  IvrO  gravel  and  live  box  care,  one  box  car  fitted  up  as  a 
2d  Class  Passenger  Mail  car  and  one  Passenger  coach  (an  old  one  just  re- 
fitted.) Another  engine  was  being  refitted  and  would  soofi  be  ready  for 
the  Road.  The  Saw  Mill,  near  the  head  of  the  Road  was  also  in  working 
order.  At  Salisbury  there  were  two  engines  in  a  burnt,  broken  up  and 
ruined  condition  ;  while  wheels,  axles,  and  other  iron  fragments  were  scat- 
tered all  around.  A  temporary  shed  was  partly  put  up  for  workmen',  and 
some  few  tools  were  gathered  together  and  some  few  materials  for  repairs, 
but  the  whole  was  totally  insufficient  for  the  wants  of  the  Road;  besides 
there  was  no  stock  of  cross-ties  and  wood  on  hand,  and  we  were  informed 
there  was  no  money  to  procure  supplies  or  pay  hands.  Your  Road  might 
then  truly  be  said  to  be  in  a  lad  condition — a  condition  of  things  not  at  all 
surprising  considering  the  general  desolation  and  ruin  of  the  country. 

We  have  again  made  an  examination  during  this  month  and  find  the 
cuts  that  were  in  such  bad  order  have  been  ballasted  (mostly  with  stone) 
and  put  in  very  fair  condition,  that  some  other  cuts  have  been  ditched  out 
—some  of  the  narrow  embankments  widened,  washes  under  ends  of  cross- 
ties  filled,  much  rotten  timber  removed  (from  12,000  to  15,000  new  cross- 
ties  having  been  put  in — our  estimate  in  September  to. put  the  Road  in  good 
order  being  25,000)  and  many  of  the  defective  bars  of  iron  has  been  replaced 
by  good  ones,  and  the  track  generally  in  better  alignment.  The  roof  of 
Cata,wba  bridge  has  been  temporarily  repaired  and  a  portion  of  the  track 
stringers  renewed.  The  tresseling  at  Buffalo  Shoals  cr5ek  has  been  tho- 
roughly overhauled  and  properly  braced,  and  the  large  box  culvert  above 
Hickory  Station  has  been  permanently  repaired,  while  the  grading  from 
the  head  of  the  Road  to  Morganton  is  being  pushed  forward  rapidly  under 
the  contract  of  Mr.  John  A.  Hunt  and  Maj.  Wilson.  The  Depot  at  States- 
ville  has  been  re-roofed  and  fitted  up  for  business.  There  is  about  six 
months  supply  of  wood  on  hand  along  the  line,  some  good  cross-ties  and  a 
considerable  quantity  of  lumber.  The  temporary  shed  which  was  being 
put  up  last  year  at  Salisbury  has  been  finished  and  the  Stationary  engine 
with  some  shafting  and  machinery  has  been  fitted  tip  in  it,  and  some  tools 
for  making  repairs  provided.  Another  shed  has  been  added  for  carpenter 
and  paint  shop,  and  another  for  blacksmithing  in  which  are  three  forges 
and  a  good  fan  for  blast.  Two  temporary  sheds  have  also  been  erected  for 
building  and  repairing  cars,  one  small  house  for  hands  ;  also  a  small  house 
for  store-room  and  office.  Whilst  this  has  been  done,  the  necessary  repairs 
on  rolling  stock  have  also  been  done.-  One  freight  flat,  and  one  gravel  car 
have  been  fitted  up  out  of  the  general  wr^k,  and  a  force  pump  and  pipe 
have  been  fitted  up  in  the  well,  and  a  water-tank  built.  The  wreck  of  the 
unginc  Catawba  has  been  thoroughly  rebuilt  and  is  now  in  excellent  order; 
f-liti  othov  wrecked  engine  has  been  about  lialf  rebuilt.    A  new  1st  Class 
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raescnger  coach  and  a  2nJ  Class  Passenger  antf  Mail  car  liave  been  built 
entire.  Besides  these  additions  to  the  rolling  stock,  six  flat  cars  have  been 
bought  from  the  Government — one  new  1st  Class  Passenger  coach  was  pur- 
chased in  Wilmington,  Delaware.  We  would  call  your  attention  to  the 
fact  that  the  1st  Class  Passenger  coach,  and  2nd  Class  Passenger  and  Mail 
car  built  by  the  workmen  in  your  Shops  have  both  together  not  cost  as 
much  as  the  one  purchased  North.  Yet  those  built  by  your  own  hands 
are  the  most  substantial,  both  as  regards  workmanship  and  material,  and 
are  capable  of  rendering  more  permanent  service.  Why  then  purchase 
coaches  or  cars  abroad?  Does  not  sound  policy,  as  well  as  economy  dic- 
tate that  they  should  be  built  at  home  ?  The  total  amount  of  rolling  stock 
is  now  found  to  consist  of  five  box  cars,  nine  freight  flats,  three  gravel  flats, 
three  passenger  coaches,  one  2nd  class  passenger  and  mail  car  and  one  box 
car  fitted  up  for  passenger  and  mail,  four  engines  all  in  running  order,  and 
one  engine  half  rebuilt.  All  the  above  named  work  has  been  done  and 
your  Eoad  kept  running  during  the  past  year,  without  sufficient  funds  be- 
ing provided  to  pay  your  workmen.  Under  these  circumstances  yodr  Su- 
perintendent, Master  Machinist  and  hands  deserve  much  credit  for  keeping 
the  Road  running  and  doing  as  much  as  has  been  done.  It  is  indispensa- 
bly necessary  for  the  well  being  and  success.of  any  company  to  meet 
promptly  their  engagements  especially  with  their  employees.  This  it  ap- 
pears has  not  been  done  by  your  Company  during  the  past  year.  Your 
Superintendent,  Master  Machinist  and  other  subordinate  officers  have 
therefore  been  laboring  under  great  disadvantages,  which  it  was  impossible 
for  them  to  overcome.  There  is  therefore  much  still  to  be  done  to  put  your 
Eoad  in  good  order  and  keep  it  up  and  much  of  that  work  ought  to  be 
done  soon.  Owing  to  the  want  of  funds  as  we  learn  there  has  been  no 
gravel  train  on  the  Road  for  some  time  until  recently.  Many  of  the  cuts 
along  the  line  require  a  thorough  ditching  out,  some  of  them  being  so  filled 
up  that  the  slopes  come  out  against  the  iron,  leaving  the  road-bed  betwixt 
the  track,  the  only  channel  for  surplus  water  to  pass  off.  A  gravel  train 
with  hands  is  now  engaged  on  this  work  and  it  ought  to  be  pushed  forward 
until  the  whole  cuts  are  clear.  This  work  can  now  be  done  for  less  than 
one-half  what  it  would  cost  to  do  the  same  work  after  the  cuts  get  thorough. 
ly  wet,  and  in  clearing  out  the  cuts,  the  embankments  should  be  widened 
wherever  they  are  too  narrow.  There  is  still  much  rotten  timber  to  be  re- 
moved from  the  road-bed  especially  betwixt  Salisbury  and  Catawba  River 
and  a  number  of  bad  bars  of  iron  removed  and  replaced  by  good  ones  and 
many  of  the  bars  require  straightening.  (To  put  the  Eoad  in  good  order 
and  keep  pace  with  the  natural  decay  of  wood,  not  less  than  40,OU0  new 
cross-ties  will  be  required  during  the  coming  year.)  At  some  points  the 
track  would  be  much  improved  by  being  put  up  and  properly  aligned — antl 


the  road-bed  at  certain  points  ballasted.  A  -considerable  portion  of  the 
track  between  Salisbury  and  Statesvillc  has  been  laid  down  witii  joints  of 
both  tracks  breaking  on  same  crosa-tie.  This  plan  was  tried  by  our  Kail- 
Koads  at  an  early  day,  but  soon  condemned,  because  it  was  found  to  be 
injurious  to  both  iron  and  machinery,  more  difficult  to  keep  up  the  joints 
and  did  not  ride  so  smoothly  as  when  the  joints  were  broken  alternately. 
New  track  stringers  are  required  on  Grant's  creek  viaduct.  Upper  corner 
of  West  embankment  at  Second  creek  requires  filling  up  and  rip- rapping 
and  two  bents  of  tresseling  made  of  round  timber  should  have  bark  taken 
off.  The  mud-sills  under  two  bents  of  tresseling  at  Third  creek  require 
supports.  The  frames  of  Warehouse  doors  at  Statesville  ought  to  be 
braced.  The  masonry  of  a  box  culvert  above  Statesville,  also  the  masonry 
of  the  several  crossings  of  Clark's  creek  require  repairs  and  to  be  protected 
in  foundations.  A  small  portion  of  the  roof  of  Catawba  bridge  requires  to 
be  recovered  with  sheet  iron,  some  more  new  track  stringers  put  in  and  a 
small  slope  wall  ought  to  be  put  in  on  side  of  stem  of  Western  abutment 
to  protect  end  of  embankment  and  timbers  of  bridge.  At  Salisbury  the 
Company's  property  ought  to  be  better  protected.  Most  of  the  old  walls 
of  both  Round-house  and  Freight  Depot  are  still  standing  and  with  com- 
pai'atively  small  repairs  would  answer  to  be  re-roofed,  and  a  considerable 
portion  of  the  walls  of  Work-Shop  and  Foundry  are  also  standing.  If 
these  walls  are  thus  allowed  to  stand  exposed  to  the  weather,  not  only  the 
walls  but  a  large  portion  of  the  brick  will  be  entirely  destroyed.  The  tem- 
porary sheds  now  used  as  Work-Shops  will  not  last  long.  Some  of  their 
roofs  are  now  unfit  in  many  places  to  turn  water,  and  a  snow  storm  might, 
at  any  time  lay  a  portion  of  them  prostrate.  Besides  there  is,  at  piresent, 
no  protection  for  your  engines  and  cars,  as  well  as  much  other  property. 
We  therefore  recommend  that  the  Round-house  walls  be  repaired  and  re- 
roofed.  This  would  not  only  save  its  \'(-alls,  and  give  safe  shelter  for  your 
engines,  but  it  would  give  I'oom  for  the  machinery  in  the  work-sheds 

The  Freight  Depot  walls  might  be  repaired,  roofed  and  fitted  up  for 
freight  and  other  stores.  If  this  is  deemed  sufficient  accommodation  for 
the  present  business  of  the  Company,  the  old  Work-Shops  and  Foundry 
might  perhaps  be  got  repaired  and  re-roofed  by  giving  them  to  the  use  of 
some  party  for  a  term  of  years  on  condition  of  refitting  them.  By  so  do- 
ing, the  whole  walls  and  brick  of  these  buildings  would  be  saved  to  the 
Company.  The  track  scales  should  also  be  repaired  or  rebuilt.  We  would 
here  remark  that  a  Foundry  is  very  necessary  to  work  up  the  old  metal 
and  furnish  such  castings  as  the  Road  may  require.  The  yard  containing 
lumber  and  other  materials  belonging  to  the  Comj^any  at  this  point  should 
be  fenced  in.  Should  the  business  of  your  Road  increase  as  we  trust  it 
will  do,  an  additional  number  ofcars  will  be  required  and  these  cars  ought 
to  be  built  al  your  own  Shopt-. 


The  supply  ot  stores  is  VC17  sliort,  partieiilnrly  that  of  oil  and  wood 
screws.  Your  Saw  Mill  is  at  present  rented  out — we  tliink  that  is  tlie  best 
Uieposition  that  can  be  made  of  it,  unless  it  can  be  sold. 

We  would  here  remark  that  the  hoga  seen  last  September  at  Catawba 
Station  turned  out  about  4,500  pounds  of  pork — leaving  at  present  four 
hogs  and  eight  pigs.  Tlie  Sorghum  turned  out  one  hundred  and  fifiy  gal- 
lons, while  only  fifty  bushels  of  corn  fell  to  the  share  of  the  Company,  ihe 
larger  portion  of  it  having  been  destroyed  by  a  freshet. 

The  high  rate  of  tariff  charged  for  freight  and  passengers  has  crippled 
your  resources.  To  sustain  this,  facts  if  necessary,  can  be  cited.  We  re- 
commend that  arrangements  be  made  at  Head  of  Road  to.  pay  through  and 
thus  save  the  trouble  and  expense  to  shippers  of  going  to  Salisbury.  We 
would  therefore  recommend  a  reduction  of  rates. 

It  is  a  fact  worthy  of  note  that  no  serious  accident  has  occurred  during 
the  past  year  and  fewer  delays  than  usual  on  Rail-Roads. 

The  receipts  of  your  Road  have  fallen  considerably  sliort  of  the  opera- 
tive expenses.  To  prevent  as  far  as  practicable  further  indebtedness  in 
this  direction,  we  recommend  a  reduction  either  in  the  number  of  oflicers 
or  of  theirfsalaries,  perhaps  some  of  both  would  be  advisable. 

We  therefore  recommend  that  the  olhces  of  President,  Superintendent 
and  Road  Master  be  combined,  witli  present  salary  of  Superintendent,  un- 
less the  work  is  pushed  ahead  across  the  mountains.  For  after  all,  the 
Road,  with  its  present  connections  can  never,  under  any  management 
however  skillful  and  economical  more  than  barely  live  even  under  the 
most  favorable  circumstances. 

From  the  facts  before  us  we  are  forced  to  the  conclusion  that  the  Road 
must  either  be  completed  through  to  the  Tennessee  line  or  the  stock  will 
be  worthless.  We  would  therefore  recommend  that  the  work  on  that  por- 
tion of  the  line  from  Morganton  to  the  Western  portal  of  the  Mountain  be 
at  once  resumed,  and  the  remainder  to  the  Tennesseee  line  be  put  under 
contract  as  speedily  as  possible. 

All  of  which  is  respectfully  submitted. 

SAMUEL  H.  WILEY, 

E.  S.  WALTON,  )■  Cosi?aiTTE£. 

THOS.  E.  BROWN. 

August  30th,  180G. 
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